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Description 


• Approximately 77 miles 

• Three Subsections 

- Edison: 11.1 mi. 

- Tehachapi: 40.7 mi. 

- Antelope Valley: 25.4 mi. 
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• Design Objectives 

- Minimize Travel Time/Route Length 

- Maximize connectivity and accessibility 

- Minimize operating and capital costs 

• Comparison Measures 

- Natural Environment and Resources 

- Community Impacts and Support 

- Land Use 

- Construction Feasibility 
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• Scoping meetings / Report 

• Technical Working Groups (TWG) 

• Stakeholder meetings 

- Resource agencies 

- Local agencies, City Councils 

- Boards of Supervisors 

• Public information meetings 

• Fact Sheets 

• E-mail alerts 

• Media outreach 

• CHSRA website updates 



Welcome 


Public Information Meeting 
Open House 

California High-Speed Train Project 

We invite you to review the 
alternatives developed to bring the 
High-Speed Train through Edison* the 
Tehachapis and Antelope Valley. 

Your comments will help us design 
the best project 
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Alternative 

El - North of Edison Highway 

E2 - SR-58 Adjacent North Side 

E3 - In SR-58 Median 

E4 - Along Edison Highway 

Profile 

Primarily At-Grade 

Partially At-Grade 

All Elevated 

All Elevated 

All Elevated 



BEGIN/END 

SUBSECTION 


EDISON 


PflEUMIKAHY DR AFF7 SUBJECT TO CHANGE 
HST ALIGNMENT IS NOT DETERMINED 


HERMOSA RD 


LEGEND 

Alignment alternatives initially considered 

^ — E2 at-grade or elevated 

■ ■ ■ 1 E2 elevated 

■ ■ a . E3 elevated 

■ " " ‘ E4 elevated 

Roads 

—i—i—i Railroad 

Census Designated Place 
Community of Edison 


TO 

TEHACHAPI 

SUBSECTION 


BAKERSFIELD 


BRECKENRIDGE RD 


REDBANK RD 


MULLER RD 


TO FRESNO- 

BAKERSFIELD 

SECTION 


BAKERSFIELD 


WHITE LN 


AKERSF 


ZEPHY 
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Edison Alternatives Carried Forward 


j 


Alternative 

E2 - SR-58 Adjacent North Side 

E3 - In SR-58 Median 

E4 - Along Edison Highway 

Sub-Alternative 

Partially At-Grade 

All Elevated 

All Elevated 

All Elevated 
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^ Edison Alternatives Carried Forward 
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PRELIMINARY DRAFT/SUBJECT TO CHANGE 
HST ALIGNMENT IS NOT DETERMINED 


LEGEND 

^ ™ E2 at-grade or elevated 

■ ■ ■ 1 E2 elevated 

■ ■ ■ i E3 elevated 

■ ■ ■ 1 E4 elevated 
V////\ UPRR right-of-way 
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Quantm-Generated Alignments 
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Alternative Profiles 
Western Tehachaoi Mountains 
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Tehachapi Alternatives Considered 


j 



TO EAST BAKERSFIELD' 
SUBSECTION % 


KEENE 


Edison Fault 


TEHACHAPI 


Gariock Fault 


jTHAC HAgl 


* \ \ TO 

ANTELOPE VALLEY- 
/SUBSECTION 


%)/ 

& ^NNlSO/v^ 


GOLDEN HILL* 


BEAR VALLEY SPRINGS 


TEHACHAPI 


IOJAVE 


BEGIN/END _/ j^| 
SUBSECTION 

TO PALMDALE 


LEGEND 

Alignment alternatives initially considered 

T2 ‘ T3-B tunrwi 

-T3-1 tunnel ■ T3-2B tunnel 

T3-1 ■ T3-2B 

——“ T3-3 tunnel T3-B 

n-2 

V 

\ : 


eAKtB o 


Railroad 
Fault line 


Census 

designated 

place 


/— White Wolf Fault 


8,000 


16,000 
=3 FEET 


IARY DRAFT/SUBJECT TO CHANGE 
LIGNMENT IS NOT DETERMINED 


Alternative 

T2 - Refined Program 
Alignment 

T3-1 -Quantm-Generated 
Alignment 

T3-2 - Modified Quantm- 
Generated Alignment 

T3-B - Phase Break Alignment 

T3-2B - Revised Phase Break 
Alignment 

Grade 

Exceeds 3.5%, 

Extensive Tunneling 

2.65% Average Grade, 2.75% 
Sustained Grade over 12 miles 

2.5% Average Grade, 2.5% 
Sustained Grade over 20 miles 

2.65% Average Grade, 3.5% Maximum 
Sustained Grade over 3.4 miles 

2.5% Average Grade, 3.5% Maximum 
Sustained Grade over 3.4 miles 
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Tehachapi Alternatives 
Carried Forward 



Alternative 

T3-1 - 2.65% Average Grade, 
2.75% Sustained Grade 

over 12 miles 

T3-2 - 2.5% Average Grade, 
2.5% Sustained Grade 
over 20 miles 

T3-B - Phase Break Alignment 
2.65% Average Grade, 3.5% 
Maximum Sustained Grade 
over 3.4 miles 

T3-2B - Phase Break Alignment 
2.5% Average Grade, 3.5% Maximum 
Sustained Grade 
over 3.4 miles 
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Antelope Valley Alternatives 

Considered 



Alternative 

AV2-East Side of UPRR 

AV3 - Between UPRR and Sierra Highway 


AV4 - UPRR Avoidance Option 

Sub-Alternative 

Mixed At-Grade and Elevated 

All At-Grade 

Partially Elevated 

Primarily Elevated 

Primarily Elevated 



BEG INTEND 
SUBSECTION 


EDWARDS 
AIR FORCE 
BASE 


‘ SUBSEUTiQN 

-TO BAKcRSFi 


MOJAVE ^ // 


PALMDALE 


BEGIN/END 

SUBSECTlOf' 


</ 

^LANQA^B 


LOS ANGELES - 
PALMDALE- 

V * ccrr/niu 


LEGEND 

Alignment alternatives carried forward 

AV2 at-grade —*—*—* Railroad 

m m m t AV2 elevated County boundary 

AV3at-grade Census Designated Place 

M AV3 at-grade or elevated 
AV4 at-grade 
■ ■ ■ i AV4 elevated 


o 1 2 

AV4 option elevated . miles 


PRELIMINARY DRAFT/SUBJECT TO CHANGE 
HST ALIGNMENT IS NOT DETERMINED 
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Lancaster Metrolink Station Area 




Proposed TWJffi 
Transit Center^ 


Location 


SIERRA HIGHWAY^ 


Metrolink~Station 


AV4 option 


Los Angelesn 
Oounty'Sheriffl 


AV2 elevated 

AV3 at-grade or elevated 

AV4 elevated 

AV4 option elevated 

UPRR right-of-way 

Metrolink right-of-way 
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Antelope Valley Alternatives 
Carried Forward 



Alternative 

AV2-East Side of UPRR 

AV3 - Between UPRR and Sierra Highway 


AV4 - UPRR Avoidance Option 

Sub-Alternative 

Mixed At-Grade and Elevated 

All At-Grade 

Partially Elevated 

Primarily Elevated 

Primarily Elevated 



BEG INTEND 
SUBSECTION 


EDWARDS 
AIR FORCE 
BASE 


‘ SUBSEUTiQN 

-TO BAKcRSFi 


MOJAVE ^ // 


PALMDALE 


BEGIN/END 

SUBSECTlOf* 


</ 

^LANQA^B 


LOS ANGELES - 
PALMDALE- 

V * ccrr/niu 


LEGEND 

Alignment alternatives carried forward 

AV2 at-grade —*—*—* Railroad 

m m m t AV2 elevated County boundary 

AV3at-grade Census Designated Place 

m AV3 at-grade or elevated 
AV4 at-grade 
■ ■ ■ i AV4 elevated 


o 1 2 

AV4 option elevated . miles 


PRELIMINARY DRAFT/SUBJECT TO CHANGE 
HST ALIGNMENT IS NOT DETERMINED 
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^ Alternatives Carried Forward for AA 



GOLDEN HILLS 


P R, *GS rd 


KEENE 


BEGIN/END 

SUBSECTION 


g^U-EY RO 


/ T /' 

BEAR VALLEY SPRINGS 


BAKERSFIELD 


BEGIN/END 

SUBSECTION 


EDISON 


LANCASTER 


PALMDALE 


STALLION SPRINGS 


FRESNO■ 

BAKERSFIEL 

SECTION 


PALMDALE- 
LOS ANGELES —s. 
•_SECTION J 


/quartz hill 


LEGEND 


AV2 


E4 

T3-1 

T3-2 

T3-B 

T3-2B 

Roads 

Railroad 

Census 

designated 

place 


AV3 


AV4 


* f^^_BEGIN/END 
A SUBSECTION 


AV2 


BEGIN/END 

SUBSECTION 
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Next Steps 



• Board Action to Accept Recommendations 

• Continue to meet with Stakeholders and the Public 

• Prepare Preliminary AA Report 

• Prepare Supplemental AA Report if needed 

• Begin Environmental Technical Studies 

• Draft EIR/EIS - February 2013 

• Final EIR/EIS - September 2013 
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